STATINTL 


STAT! NTL 


STATINTL 


Approved For Rel@ase 2001/08/07 : CIA-RDP83T00573R000300150043-9 


ODP 0-177 
ié@ Pabruary 1930 


MEMORANDUM FOR: Deputy Liiector fox Administration 


PROM: Bruce 2. .enasea 

Director cf ata Processing 
SUBJECT: _ OOP Report for week bndiag 13 February 1930 
IBM > uber Installei 


The IBM 4331 minicomputa: systema gor the GIMINI (GIMS on 
aminid) Project was deliverg: on 3 February. Installation 
and checkout are now under way in che auifing Center. The 
See is scheduled to ba tasnec over to ODP on 15 February. 


Personnel from ODP actziied au Ro Sponsored symposiua 
on Office Aut pee ticuaxy. The speakers were 
in prasenting an overview of 
MeamAtiOn, they stiracse] the advances that CIA has 
made or is developing ii several areas; for example, tying 
Mag Card typewriters and iigi. quality orintersa into the VMN 
Time Sharing network and c@veloping tia Delta Data 7006 


aan ie an online or ofciine word processing device. 


NPIC Equipment 


GDP concurred with ubIC on its procurement request to 
purchase UNIVAC equipment currently being leased and is review- 
ing a priority request from KPIC fer the acquisition of a 
stand alone UNIVAC 1160/81 -éVelopment. system. Zhe total 
F¥<-30 cost for these two acidong is in excess of $1 million, 
but the system life cost avoidance of purchase versus continued 
rental is projected to excucd jl nillicn, ~ STATINTL 
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SAFE 


On @ February gave a GAFE status briefing to 
the OCI‘'s Solentific anc i«¢unical Advisory Panel. 


Lrieced Hesara. Kimel and 
Prosser of the Investigative Staff of the House Appropriations 
Comaittee (HAC) on 12 Februery. The briefing covarced croas- 
Agency ADP and bibliograjhy reference systems, They are 
preparing a report for the #AC in preparation for the FY-3l 
Budget Review. 


Support to Intelligence Corgunity 


4c ~ Community-wide ccaputer Assisted Compartmentation 
Control System. A mesting was held on 5 February to review 
the status of the 4C syste: isvelopmeent. It was attended by 
the DCI/C and his 9eputy, and by STATINTL 
from SSC/OS, and from OoP. Several near STATINTL 
term tasks were establishe: to sugport both FY-31 o. STATINTL 


activity and initiation cf the 4° development cycle. 
Support to OPPPH 
. PERSIGN ~ Integratei Igrsonnel 4anagement Information 
System. We met with OF and JPPP4 persomel cn 7 February to 
determine if PERSIGH couli bea implementad on the earlieat 
possible implementation iate, 74 February 1980. We decided 
that PERSIGN could not Le igpvlemented beacause OF has not 
complated their balancing <f reyuired data, and OPPFA nas 
not received the forms aeci9i for running the system, Every- 
thing is still “go” for 9 *arcn 1980. [Ey STATINTL 


to Office of Logistics 


P&PDMIS - Minicomputer 3ased dansgemant Information System. 
The vendor FB has delivers! all items in the statement of work 
for the original contract. ‘inal payment for the delivered 
items has been authorize? cy che COTR. ‘tne vendor continues 
t¢ work on the micrograpuic aihancemert and reduction of the 
report execution time. =a 
(3é Hise f, Jounson 


Bruce T. Johnson 


Distribution: 
Original & 2 - Addressee 
1 - Ea. ODP Div/Staff 
1 - ODP Registi-y 
0/D/ODP 


2 
STATINTL 


ree ES a STA 38dtiosi07 : cht ROPES TOG7ERO960b150043-9 


